ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 
~1pf 
~. 
1Date: 
10.04.21 
IJob No.: 
ADR Yes/No: 
IV 
ADRDate: 
, 
T •..tN #:110- <j C 
&ProduetNo.: 
D350-602 
Created By: 
(AJ ••... Approved By: 
.1\ ~ ••• 
..I' 
V 
. 
..> 
0 


luct Name: UTILITY POD 
Checked By: 
'-N" 
General Manager A~pMval: 
,[ I 


Distribution 
Reqd 
Resp 
Initial I Date 
Distribution 
Reqd 
Resp 
Initial I Date 


Production Manager 1 Coord. 
Y 
1._ '"""' 
DQA 1 QA Coord. 
N 


Purchasing Coord. 
'N 
QC Coordinator 
Y 
JM 


Production Engineering Coord. 
Y 
I'flli~) 
Customer Technical Support 
Y 
DSIw 
Marketing 
Y 
SW 
Customer Order Processing 
N 


IReason for Change: 
Pod update 


Documents 
Affected: 
Release 
- 04091 Rev. A 
- DSI 9512 Rev. A 
- DSI 9515 Rev. A 


PARTS MUST COMPLY 
PREVIOUS 
PARTS SATISFACTORY 
D 


# Quality Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 


2 Notify Eurocopter France 
N 


3 


# Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 Required Documents/Drawings Under Review 
Y 
CP 


5 Update Master Document List (MDL) 
N 
CP updating MOL, will release on future ECN 


6 Update Product Compatability Matrix 
N 
7 Create Eurocopter Form (FEE) 
N 
lotify TC 1 FAA of Change 
N 


/' 


# Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


10 Move Electronic Files 
Y 
KJ 
A •...••. 
'2...I~ 


11 Update Blue/Pink/DSI Folder and Electronic Files 
Y 
KJ 
'f\. 


12 Update Approved/Preliminary PDF Files 
Y 
KJ 
7' 
In.•ru. d 
~ 
13 Update Document Record (DR) 
Y 
KJ 
in progress, more docs will be released soon I(l1t. ('l 
10. f1I. j d-.I ~ 


14 Update Product Development Summary 
N 
v- 


15 Update QSI 021 and/or STC Approval List 
N 
, 


16 Update Parts 1 STC Database 
Y 
KJ 
DSI-9515-o11 
~ Cub 001 
D 
IU 
:;:). 
~ 
17 Update 1 Verify ARC Database 
N 
:tf't.? 
)L .d- 
e 
~ 
18 Create 1 Update Change Record Form litem 
Card Database 
Y 
KJ 
III •rl 
J 
~~ 
19 Create 1 Update PPP's 
Y 
KJ 
IO\!J.::l' 
q 


20 Update Document Control Database 1 Laminated Dwgs 
Y 
KJ 
if applicable 


21 Update Grey Project 1 Electronic Binder PDF Files 
V 
Jt..'1'" 
.000.U"I< 
~ltI 
22 Update D-PartlM-Drawing/DSI/DEO Master Binders 
Y 
KJ 
LU-.Z-\ 
'CJ<ij 


23 
(J 


24 


Description 
I Action: 
1\, 
/ J 
/ 


~ 
, ~~:~~~~~~~;-~::~~I~~:,m~;deQung;~~~~~~s~~: 
:~~~~~~s-slnceprellmls7' 
iO~Vrt'-v--t/V,-~- 


- DSI 9512 Rev. A, ONLY FOR BI 
7243 
dd to bluefile as "ON REQUEST ONLY" 
~ 
(\. 
Qtr, s) 
V 
- DSI 9515 Rev. A, changes pick kit for 
350-602-011/-013/-014, new clamps 
"r/N A,'L ,Xb/l0',l..'1 \ 
Q 
- DSI-9515-011 new kit to upgrade customers with older clamping system 
0 '> bINI 
- 02694 (pod) will be revised shortly with additional changes (new seal) 
, 


ECN Verified & Complete: 
_ 
Date:--------- 


H:IFormslEngineeringlapproved online englECNrevP .xls 
j, 


"" 
I 
~ 
, 
L Lacelle 


From: 
Chris Provencal [cprovencal@dartaero.com] 


Sent: 
ApriI21,20104:11 
PM 


To: 
'David Shepherd'; 
'Mike Petsche' 


Cc: 
'Dan Stow'; 'L Lacelle' 


Subject: 
0350-602 
pod again 


Importance: 
High 


David/Mike: 


Page 1 of 1 
-l 


! 


For the 0350-602-011 
clamp change (OSI 9512/9515) 
1 discovered 
from Russ that the bolts used to 
fasten the clamps to the xtubes should be AN4-13A (OSI says -14A). 
I will have to update OSI 9512/9515 
accordingly. 


I had used the -14A's based on the released ICA-0350-607 
(basically the same clamping). 
According 
to 
Dan/Russ the new basket should use -13A's as well and that ENG had been informed of this. 


Linda: the pick kit for the 0350-602-011 
pod that was just packaged 
may have to be altered. I think we 
can still ship it tomorrow, 
but the OSI may have to be faxed separately. 


-Chris 


I~" 


•...- 


4/22/10 


i 


